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^ — The follow i ng is the program which was agreed to between 

yesterday, 23 December. 

1Q . 2 *. 1 /® scale motel using the unsoftened wing began 

19 December 1958. These tests were conducted at 560 to 800 me test 
frequencies which give a scale frequency of 70 to 100 me. Although 
^er^jer^elaWvejj^Lnor differences in the 1/4 6 scale model tes ted 

“4 the 1/3 scale model at llHtiHMHMi 
™^TsyofTEe^id that the correlation between results at these two 
ranges at these frequencies is good. 

- . J* Bf^nnin« yesterday, 23 December, the l/8 scale model was to 

be tested at the same frequencies as above but incorporating the wing 
softening. These tests will continue as required to incorporate various 
experiments involving the wing softening effect. 

4. Beginning the first full week of January, January 5 ,/the f ull 

m S?" UP °f the / nsine air ialet and tail pipes will be^made at S 
and. This series of tests will be expanded as necessary to include 

I^ i ^f + eXper ^ ments wlth the scoop, such as the inclusion of wires or 

utm*?no> at Beae tiwe > 5 Janua ry, experiments will begin 

^ 8 J >i fre J ue f cies ft t approximately 70mc to determine the charac- 
S J®®i Bast without a in order to determine whether 

the S ?J Le at 70 mc can ** Inadfi without undue return from 

the mast itself . Although this was thought to be impossible nreviouslv 
Rodgers has had some new thoughts which justify this experiment. ' 
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6. Similarly, test experiments using S Band test freauencv win 
5? made against the Inflated hag at a half alia rani taSr to 
the iobing problem. Beginning 12 January the l/8 scale model will be 

Lr r Stfrs:r sing *■ 

he desirabl?d!SiJS +?° n of the experiments at X Band it may 

STkLSFw*? V ® ^Sinning 19 January to test the 1/8 scale 
STL 1+ frequency. Beginning the week of 26 January, using 

on tS iSLi ^ 24 SCale Bodfil > tests «• planned at S alx S^T 
on the steel mast and depending on the results of the experiments men- 

tioned above also at 70 and 600 me. Following this th^full scale moil 
ill be placed atop the plastic mast for tests at 70 and at 600 me m 
reason for wanting to test the full scale model on thTsteel^ri^ 

*i+i g6t “ 48 P 0881 ** 1 ® before risking model breakage in con 

nection with testing on the plastic mast. oreaxage In con- 


25X1 A9a model S *“ 1 ' 

9t °” vMch oceur ln tt-SSSSTS 

ss zs^STtoSs^r first — 4 « « - 


25X1 A 



EPKiaml (24 Dec 1958) 

1 - SA/PD/DCI " 

2 - Subject File 

3 - Chrono 


m 



Approved For Release 2001/03/01 : CIA-RDP33-02415A000500390010-2 



